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51 

ACTION PM-03 

INFO OCT-01 NEA-09 ISO-OO CIAE-00 INR-07 NSAE-00 SS-15 

SP-02 NSC-05 L-02 OMB-01 AID-05 IGA-01 EB-07 MC-02 

/060 W 

053047 

R 260926Z FEB 75 

FM AMEMBASSY KUWAIT 

TO SECSTATE WASHDC 2348 

INFO SECDEF WASHDC//ISA(SA)/DSAA// 

USCINCEUR//ECJ4/7-SAME// 

DA WASHDC 

CONFIDENTIAL KUWAIT 0909 

E.O. 11652:GDS 
TAGS: MASS, KU 

SUBJ: DELIVERY SCHEDULES TACTICAL VEHICLES, FMS CASES 
UAP. UBA, UBJ, UBL 

REF: A. KUWAIT 3672 DTG 0105 16Z SEP 74 

B. DALI-ILS 112017Z SEP 74 (NOTAL) 

C. CDRUSATACOM 021930Z OCT 74 (NOTAL) 

D. AMCIL-MA/3 082006Z OCT 74 (NOTAL) 

E. KUWAIT 020945Z NOV 74 

F. AMCIL-O/MA 291910Z NOV 74 (NOTAL) 

G. KUWAIT 5259 DTG 081102Z DEC 74 

H. KUWAIT 5399 DTG 180640Z DEC 74 

I. AMCIL-O/MA 201541ZDEC 74 (NOTAL) 

J. LETTER 16JAN75 NO 4A/76/24 FROM MINDEF (NOTAL) 

K. DALO-ILM 052250Z FEB 75 (NOTAL) 

L. KUWAIT 0617 DTG 060547Z FEB 75 

M. DALO-ILM 062037Z FEB 75 (NOTAL) 

N. KUWAIT 0697 DTG 1 1 1252Z FEB 75 

1. REF A REPORTED OUR FIRST REQUEST FOR A DELIVERY SCHEDULE 
ON M-151 1/4 TON TRUCKS (JEEPS). 
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2. REF B ADVISED THAT DELIVERY WAS DELAYED FOR TECH REASONS. 
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3. REF C ADVISED THAT DELIVERY SCHED COULD NOT BE DETERMINED FOR 
TECHNICAL REASONS. 

4. REF D ADVISED THAT M-151'S WOULD BE AVAIL FOR SHPMT IN DEC 
74. 

5. REF E RELAYED REQUEST OF CINC KUWAITI ARMED FORCES FOR 
DELIVERY SCHED OF ALL VEHICLES ON CASES UAP, UBA, UBI AND UBL. 

6. REF F ADVISED DIFFICULTY IN DEVELOPING DEL SCHED AND 
ANTICIPATED FURTHER ADVISE BY 9DEC74. 

7. REFS G AND H AGAIN REQUESTED SCHED. 

8. REF I ADVISED THAT SCHEDULES WOULD BE AVAIL AS FOLLOWS: 

5TON 22 JAN 

1/4 TON 31 DEC 

1/4 TON TRAILERS 31 DEC 

9. REF USA LETTER FROM THE MINDEF ASKING WHEN HE WOULD 
GET HIS JEEPS. 

10. REF K ENUMERATED CONTINUING PROBLEMS AND SET A SUSPENSE 
OF 5 MAR FOR DELIVERY STATUS. 

1 1 . REF L REQUESTED DEL STATUS AND ADVISED OF MINDEF LTR 
(REF J). 

12. REF M PROVIDED DEL STATUS 

13. REF N ADVISED OF GOK REACTION. 

14. THE GOK DISPLEASURE WITH THE OVERDUE STATUS OF THE JEEPS 
HAS BEEN REPORTED AND HAS BEEN THE SUBJECT OF CONVERSATION 
BETWEEN THE MINDEF AND MG MUBARAK AND GEN EADE, DCINCEUR. 

ALSO. MG MUBARAK IS WRITING TO GEN EADE. (LETTER VIEWED 22FEB). 

IN ADDITION, IT IS BROUGHT UP AT EVERY MEETING I HAVE WITH MINDEF. 
WHILE THE INFORMATION ON STATUS OF DELIVERIES ON THESE VEHICLES 
WOULD NOT HAVE BEEN WELCOME AT ANY TIME, OUR FAILURE TO KEEP THE 
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GOK INFORMED HAS GREATLY EXACERBATED THE PROBLEM. 

15. UNDER FMS CASE UAG, THE GOK IS GETTING 50 TOW LAUNCHERS 
AND 1800 MISSILES. OF THESE, 12 MISSILES AND 200 MISSILES ARE 

ON HAND. THE TOW LAUNCHER IS TO BE MOUNTED ON M151 JEEPS WITH 
A SECOND M151 EQUIPPED WITH A READY AMMO MISSILE CARRIER KIT. 

THE TOW IS HERE BUT THE JEEPS ARE NOT. 
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16. 1 BELIEVE IT TIME THAT WE MAKE A CONCERTED EFFORT TO 
ALLEVIATE THIS CONSTANT SOURCE OF IRRITATION. I PROPOSE THAT 
WE MAKE AN IMPACT SHPMT ASAP, OF A SUFFICIENT QUANTITY OF M15 1 
JEEPS TO MOUNT THE GOK'S TOW EQUIPMENT AND PERMIT ORDERLY 
OPERATOR AND MAINTENANCE TRAINING AND FAMILIARIZATION. SIMILARLY, 
I PROPOSE AN IMPACT SHPMT OF M800 SERIES 5 TON TRUCKS BY 1 JUNE. 

I RECOMMEND 50 EACH WITH EXPEDITED SURFACE TRANSPORTATION. 

17. REQUEST DEPARTMENT PROVIDE ASSISTANCE AND ADVISE AMEMBASSY 
KUWAIT. 

STOLTZFUS 
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NNN 
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Current Classification: UNCLASSIFIED 
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Copy: SINGLE 

Draft Date: 26 FEB 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
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